
REMOVE SMOKE DETECTORS 
AND SPEAKERS WHERE SHOWN 
ON ELECTRICAL DRAWINGS 
E~6. £-11 AND E-1& 
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GYPSUM BOARD PATCH 

SIZE OF HOLE <Sc PATCH SHALL 

BE AS REQUIRED FOR THE COMPLETE 

REMOVAL OF THE DEVICE 



CENTER OF TILE 




4 TILE INTERSECTION 


SCALE IN FEET 
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SCALE IN FEET 
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2 TILE INTERSECTION 


SCALE IN FEET 
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EFLECTED CEILING PLAN FOR 
GYPSUM BOARD CEILING 
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SCALE IN FEET 
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ACOUSTIC CBUKQ MOTE* 

1. REPLACE ACOUSTIC TILES AFTER SMOKE 
DETECTORS AND SPEAKERS ARE REMOVED 

2. QUALITY & SURFACE FINISH OF 
REPLACEMENT CEILING TILES SHALL 
BE EQUAL TO EXISTING, ADJACENT 
TILES. SUMBMIT SAMPLES TO THE 
ENGINEER FOR APPROVAL 

3. WHERE EXISTING ACOUSTIC TILES 
ARE PAINTED. TYPE Sc COLOR OF 
PAINT SHALL BE AS DIRECTED 
BY THE ENGINEER. 

4. REMOVE & REPLACE CEILING 
TILES AS REQUIRED FOR THE 
COMPLETE REMOVAL OF THE 
DEVICE. FOR BIDDING PURPOSES 
ESTIMATE THE REMOVAL & REPLACEMENT 
OF THE FOLLOWING NUMBER OF TILES. 

CONDITIONS: P-1. 4 TILES 

P-2, 8 TILES 
P-3, 6 TILES 


CONCEALED SPLINE SUSPENDED ACOUSTIC CEILING 

REFLECTED CEILING PLAN 


GENERAL NOTES* 

1. RESTORE ALL EXISTING FINISHES DISTURBED 
BY THE WORK. 

2. COVER EQUIPMENT, CARPET 6c FURNISHINGS 
THAT MAY BE SUBJECTED TO DIRT & DUST. 

3. KEEP WORK AREAS <Sc ACCESS ROUTES CLEAN 
AT ALL TIMES. 


CADDY CUP 

CHANNEL CLAMP 


WIRE CLIP 


2" CR CARRYING CHANNEL 
AT 4-6" MAX. SPACING 
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GYPSUM BOARD BACKING 
ACROSS HOLE 


1 WTC 
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EXISTING 
GYPSUM BOARD 


CEILING GRID 
ACOUSTIC TILE 
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GYPSUM BOARD PATCH THICKNESS 
BE DETERMINED IN THE FIELD 
TYPE & COLOR OF PAINT TO BE 
AS DIRECTED BY THE ENGINEER 

TAPE AND SPACKLE 


TO 


KEY PLAN 



ACOUSTIC CLQ. TILE 




GYPSUM BOARD PATCH 


o 


6" 


SCALE IN INCHES 



12" 


SCALE IN INCHES 


ShMt 2 1 


or 21 




"CHIEF ARCHTO 


DESIGN 


r^nr^ R J^™ T7HIS B A TRUE AND CORRfCI 
COPY OF ONE OF THE CONTRACT DRAWImSs^ 

s™™a?artof caraACTw. WWGS , 

fJ^R^MW^WHICH SAO DRAWINGS EXBTEdIaT 

Ji^™ E s* 10 contract was 

•It P AMISS. 




FIRE ALARM SYSTEM 
DEVICE UPGRADE 

PHASE III 


ARCHITECTURAL 

1 WTC 
46TH, 66TH 
AND 72ND FLOORS 
REMOVAL AND PATCHING 

DETAILS 


TWt drawing tubjoct to con#Uor» fa contract 
Afl Irwwntiorw, lotos. d««ign» ond methods 
tmvfa or* r*wr\*d to Port Authority ond 
may not bt u»d without its written cortsent 
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Cene^ct Nymhtr Grovtag Humotr 

WTC-861.077 A-1 


